COST ESTIMATING WORKSHEET - FACILITY ALTERATION 

For use of this form, see TM 5-800-4; the proponent agency is USACE 

1. PROJECT NUMBER 

2. PROJECT TITLE 

3. FY 

4. BUILDING NUMBER 

5. LOCATION 

6. HISTORICAL 
□ YES □ NO 

7. FACILITY TYPE 

8. CATEGORY CODE 

9. FACILITY SIZE 
(SF) 

10. AREA TO BE 
ALTERED (SF) 

11. FUND TYPE 
(MCA/OMA/AFH) 

12. ESTIMATOR/OFFICE/DATE 

13. BASIS OF ESTIMATE 

14. MONTHS 

15. CONST START 

16. REMOVAL/DEMOLITION PORTION OF PRIMARY FACILITY 

BUILDING SYSTEM WORK BREAKDOWN 

PERCENT OF 
SYSTEM 
ALTERED 

a 

PERCENT OF 
LABOR TO 
REMOVE 

b 

LABOR 
PERCENT TO 
INSTALL 

c 

SYSTEM PERCENT 
OF TOTAL 

d 

TOTAL PERCENT 
REMOVAL 

e 

01 - SUBSTRUCTURE 






02 -SUPERSTRUCTURE 






03 - ROOFING 






04 - EXTERIOR CLOSURE 






05 - INTERIOR CONSTRUCTION 






06 - INTERIOR FINISHES 






07 - SPECIALTIES 






08 - PLUMBING 






09 - H.V.A.C. 






10 - SPECIAL MECHANICAL 






11 - ELECTRICAL 






12 - SPECIAL ELECTRICAL 






13 - EQUIPMENT 






14 - CONVEYING SYSTEMS 







17. RDF 

18. FACILITY TYPE 

19. CATEGORY CODE 

20. AREA TO BE ALTERED (SF) 

21 . REPLACEMENT/NEW PORTION OF PRIMARY FACILITY 

BUILDING SYSTEM WORK BREAKDOWN 

PERCENT OF SYSTEM 
REPLACED 
a 

SYSTEM PERCENT 
OF TOTAL 

b 

TOTAL PERCENT 
REPLACED 

c 

01 - SUBSTRUCTURE 




02 - SUPERSTRUCTURE 




03 - ROOFING 




04 - EXTERIOR CLOSURE 




05 - INTERIOR CONSTRUCTION 




06 - INTERIOR FINISHES 




07 - SPECIALTIES 




08 - PLUMBING 




09 - H.V.A.C. 




10 - SPECIAL MECHANICAL 




11 - ELECTRICAL 




12 - SPECIAL ELECTRICAL 




13 - EQUIPMENT 




14 - CONVEYING SYSTEMS 





22. RNF 

23. CONSTRUCTION LIMITATION ADJUSTMENTS 

24. PERCENT TO ADD 

a. 

DUST PROTECTION FOR ADJACENT WORK AREAS 


b. 

LIMITED USE OF EQUIPMENTfA/O/SE/POWEfi LIMITATIONS) 


c. 

LIMITED STORAGE OF CONSTRUCTION MATERIALS 


d. 

PROTECTION OF COMPLETED WORK 


e. 

SHIFTWORK 



25. SAF 
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